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RUIUL  ELSGTRIFia-^TIOK  idDi/ilNISTIUTION 


FiiOGRSSS  BULLjITIN 
Gfil'i-iRtiL  - NO, 


FOR  RSLBaSN  not  BaKLIBE 
THAN  10:00  a.M,  MONDAY, 
AUGUST  22,  1938 


Tiae  Rural  Jilectrif ication  iidministration  today  announced  70  allotments 
for  rural ^power  line  construction  and  wiring  loans  in  26  States  totaling 
vl3,175,500.  The  12,118  miles  of  lines  which  this  money  will  build  will  make 
electric  service  available  to  more  than  ^40,000  farm  families  heretofore  denied 
the  sale ty,  convenience,  and  comfort  of  high  line  electric  power,  xt  number  of 
small  rural  industries,  churches,  schools,  and  other  community  buildings  also 
will  be  served  by  the  new  lines. 

financing  has  reached  a total  of  more  than  $122,000,000. 
f this  amount  about  $31 ,500, 000  has  been  drawn  from  the  $140,000,000  get  aside 
by  the  Congress  for  RBa  loans  during  the  fiscal  year  1938-39.  By  far  the 
greater  part  of  these  funds  has  been  used  in  the  construction  of  rural  power 
^ ine s , a small  portion  being  used  to  finance  wiring  and  plumbing  installations 
in  farm  buildings.  Some  of  the  funds  have  been  used  for  the  construction  of 
electric  generating  plants  to  supply  rural  lines  in  coaLnunities  where  local 
sources  of  power  were  inadequate  or  where  satisfactory  wholesale  rates  could 
not  be  obtained. 


i?armers  provided  with  economical  electrical  power  create  a continuing 
market  for  electrical  equipnent  and  appliances  for  farm  and  home  use.  RBa- 
experience  has  shown  that  for  every  dollar  invested  by  the  electrical  cooperative 
in  pov^r  ine  facilities,  another  doll.ar  will  be  spent  by  the  farmers  in  the 
purchase  of  equipment,  house  and  building  wiring,  and  plunbing  installations. 

P-,  Inose  fields  of  activity  are  not  alone  in  feeling  the  stimulation  of 

r \ lines  to  be  built  by  today's  allotments  will  require  some 

2^000  miles  of  metal  conductor,  24,000  poles,  40,000  meters,  and  2,600,000 
man-hours  oi  paid  employment  in  the  project  areas  alone. 


x^mong  the  allotments  today  is  one  of  the  projects  which  supports 
KiA  s belief  in  cheaper  costs  for  rural  line  construction.  The  project, 
c^n  ering^ in  Curry  County,  New  Mexico,  has  been  constructing  line  as  a cost 
about  per  mile  as  compared  with  $1,500  to  $2,000  per  mile  in  other 

areas^  before  the  advent  of  RBx^  and  avarage  costs  of  just  under  $950  per  mile  on 
most  Am.a-financed  projects.  This  particular  line,  as  are  others  in  the  south, 
is  very  inexpensive  to  build  in  that  it  is  largely  single-phase  construction. 
Th^  ^3  open  and  favorable,  and  there  is  little  likelihood  of  sleet. 

however,  is  considered  encouraging  to  the  advance  of  rural 
v-lecti if ication  tnroug:hout  the  country. 


Details  of  today's  allotments  are  attached: 
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Power  and  Li^t  Co, 
Pifce  BlMff,  Ark, 

(H,  C.  Conch,  Pres.) 


$100,0C)0  to  huild  approximately  150  miles  of 
line  to  serve  some  500  customers. 

This  company  previously  had  "been  allotted 
$536,000  to  huild  some  520  miles  of  line  to 
serve  about  1,736  customers  looated  in  areas 
adjacent  to  its  present  distribution  system. 


C0L0E^iD^_,M^ 

Grand  Valley  Rural  Po'^rer  Lines, 
Inc. 

Grand  Junction,  Colo, 

(l,  W.  Patterson,  Supt.) 


$48,000  to  build  approximately  38  miles  of 
line  to  serve  some  163  customers  in.  Mesa  Countv, 
This  project  previously  had  been  allotted 
^170,000  to  build  some  163  miles  of  line  to 
serve  about  730  customers  in  Mesa  County, 


COLOP^O  la  ALROSA 
San  Luis  Valley  P-ural  illectric 
Cooperative,  Inc, 

Monte  Vista,  Colorado 
(W.  I,  Johnson,  Supt.) 


S166,000  to  build  approximately  139  miles  of 
line  to  serve  some  393  customers  in  Alamosa, 
Rio  Grande,  Sawuache , and  Conejos  counties, 
4^150,000  to  build  some  150  miles  of  line  to 
serve  about  450  custo.aers  in  the  above 
mentioned  counties;  and  -pi, 500  to  finance 
wiring  and  plumbing  installations. 


COLORADO  17  PRO'JGRS 
Bentr-Prowers  Rural  Power 
Lines , Inc. , 

Lamar , Ohi o 

(B.  G.  Rasn,  Supt.) 


CQLQP^-iDO  20  DDLTa 
Delta-iVlontrose  ■^'^ural  Power 
Lines  Association 
Delta,  Colorado 
(Paul  Martin,  Pres.) 

CtLORGIa  8 WILKTS 

Payle  Electric  Association 

Rayle , Ga. 

(Wilford  Smith,  Supt.) 


'p303,000  to  build  approximately  269  miles  of 
line  to  serve  some  778  customers  in  Prowers, 
Bent,  and  Otero  counties. 

This  project  previously  had  been  allotted 
ipl75,000  to  build  some  165  miles  of  line  to 
serve  some  840  customers  in  the  above  mentioned 
counties , 

S2C;0,000  to  build  approximately  175  miles  of 
line  to  serve  some  550  customers  in  Delta 
and  Montrose  counties. 


5}>217,000  to  build  approximately  232  miles  of 
line  to  serve  some  952  customers  in  Wilkes, 
Greens,  Hancock,  Oglethorpe,  and  Taliaferro, 
counties , 

This  project  previously  had  been  allotted 

612,000  to  build  some  11,2  miles  of  line  to 
serve  about  53  cust:>mers  in  Wilkes  County, 


GHOPGIa  17  3URKD 
Planters  Dlectric  Membership 
Corporation 
Waynesboro,  Georgia 
(J.  B.  Barge ron,  Sypt.) 


6160,000  to  build  approximately  161  miles  of 
line  to  serve  some  658  customers  in  Screven, 
Jenkins,  Burke,  Bulloch,  and  Richmond  counties. 
The  project  previously  had  been  allotted 
685, ''00  to  build  89  miles  of  line  to  serve 
soae  350  customers. 


o 


GriilOr'.GIj'.  39 

Hart  Cjur.ty  Hural ' Glsctrif  ication 
a3s  3ci  ation 
Hartwell,  Ga. 

(George  Hell,  Supt.) 


ijii0.r.GI.-i  66  'TaYLOH 
Taylor  County  Hisctric 
ship  Corporation^ 
Heynolis,  Ga. 

( G.  L.  Cooper,  oupt.) 


.vieaber- 


|266,000  to  build  approximately  226  miles  of 
line  to  serve  some  1,001  customers  in  Hart, 
Franklin,  B.anks , Hlbert,  iidadison,  and  Stephens 
Counties . 

Tnis  project  previously  had  been  allotted 
illOO.OCO  to  build  some  106  miles  of  line  to 
serve  about  420  customers  in  the  same  coomties; 
and  4' 10, 000  to  finance  wiring  and  plumbing 
installations, 

4>419,000  to  build  approximately  454  miles  of 
line  to  serve  some  1,689  customers  in  Macon, 
Houston,  Chattahoochee,  Crawford,  Peaeh,  Taylor, 
Marion,  Stewart,  and  Talbot  Coomties. 

Tnis  project  previously  had  been  allotted 
if^lOl.OOO  to  build  some  98  miles  of  line  to 
serve  about  314  cus toners  in  Taylor  County; 
and  ^15,000  to  finance  wiring  and  plumbing 
instal.lations. 


GHOLGIa  67  H^CON 
Satilla  Rural  mlectric  wie  aber- 
ship  Corporation 
xilma,  Georgia 
(Valene  .Bennett , Supt . ) 


$165,000  to  build  approximately  156  miles  of 
line  to  serve  some  718  customers  in  Appling, 
Coffee,  Jeff  Davis,  Jare , Wayne,  and  Pierce 
Counties . 

This  project  previously  had  been  allotted 
$425,000  to  build  some  460  miles  of  line  to 
serve  about  2,000  customers  in  Atkinson,  Bacon, 
and  a part  of  the  above  mentioned  counties; 
and  +40,000  to  finance  wiring  and  plumbing 
installations , 


GBOx.GIa  88  TSLFaIE 
Little  Oc.aulgee  Hlectric  ^vieaber- 
ship  Corporation 
.n-laao,  'Georgia 
(R.  F.  Jordan,  President 
ulenwood,  Ga. ) 


$234,400  to  build  approximately  190  miles  of 
line  to  serve  some  905  customers  in  Laurens, 
Telfair,  and  Wneeler  Counties;  and  to  purchase 
certain  lines  from  the  Altamaha  Hlectric  Member- 
ship Corporation, 


uHORGIa  90  CaLDLHR 
Hxcelsior  -c^lectric  Me.abership 
Corporation 
Met  ter,  Georgia 
(J.  R.  Vaughan,  President) 


Ip  LHZ  FHECH 

OlaaTovatar  Valley  Lj_ght  and 
''IPo'T^r  Association,  Inc. 
Lewis  ton. , - Idaho 
(m,  R.^Mnohlidz , Supt.) 


$290,000  to  build  approxi.nately  293  miles  of 
line  to  serve  some  1,261  custojners  in  Candler, 
Bulloch,  and  Tatnall  Counties. 


$300,000  to  build  approxi.mately  264  miles  of 
line  to  serve  some  767  customers  in  L'ez  Perce, 
Lowis,  Clearwater,  Latah,  Benewah,  Shoshone 
Counties  Idaho,  and  Whitman  County,  W-:shington, 
This  project  previously  had  been  allotted 
$978,000  to  build  approxi.mately  1,000  miles  of 
line  to  serve  some  3,000  customers  in  the 
counties  mentioned  above. 
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ILLIIvOIS  23 

Piural  illectric  Convenience 
C">op3r3,tiv0  CoiDpany 
Divernon,  Illinois 
(Charles  Jiiasters,  Supt.) 


9 MaBSH^LL 

niar shall  County  Rural  Slectric 
^viemhership  Corp, 

Plymouth,  Ind. 

(Cla^jAton  Eohinson,  Supt.) 


IH'DI^Ka  41  L.iCF^-^hGB 
LaCrange  County  Rural  Electric 
iVlembership  Corp. 

LaGrange,  Indiana 

(O.  C.  Anderson,  President) 


IRDI.-u\a  53  SliUh-dh 
Steuben  Coui-ity  Rural  Rlectric 
iviambership  Corp. 

Angela,  Indiana 

(R.  a.  Baker,  President) 

IRDIaRa  59 

V/ayne  County  R.B.M.C, 
Riciomond,  Indiana 
(Lester  Snyder,  Supt.) 


lOfA  27  BUBKa  VISTa 
B''-Tetta  Vista  County  Rural 
Rlec^ric  Cooperative 
Storm  Lake,  Iowa 
(I'liles  Kelson,  Supt.) 


lO'/^A  46  POTTO'^TaTIaivIIR 
Pott-OT/attamie  County  Rural 
Electric  Cooperative  asso. 
’<7alnut,  Iowa 

(Roy  Schuttlof fel , President) 


$110,000  to  build  approximately  107  miles  of 
line  to  serve  some  303  customers  in  Christian, 
Jiacoupin,  ivlontgomery , Morgan,  and  Sangamon 
counties. 

Tnis  project  previously  had  been  allotted 
$360,000  to  build  some  359  miles  of  line  to 
serve  about  1,183  customers  in  the  co\mtiss 
mentioned  above. 

$40,000  to  build  approximately  30  miles  of  line  , 
to  serve  some  75  customers  in  Marshall,  Starke,  > 
Kosciusko,  St,  Joseph,  Fulton  and  Pulaski 

counties.  — ■ — — — 

This  project  previously  had  been  allotted 
$285,000  to  build  some  250  miles  of  line  to 
serve  about  826  customers. 

$48,000  to  build  approximately  33  miles  of  line 
to  serve  some  154  custoraers  in  LaGrange,  Flkhart, 
hoble , and  Steuben  counties. 

This  project  previously  had  been  allotted 
$218,500  to  build  some  204  miles  of  line  to. 
serve  about  750  customers, 

$278,000  to  bulL,  approximately  255  miles  of 
line  to  serve  some  989  customers  in  Steuben, 
LaGrange,  and  DeKalb  counties 


$209,000  to  build  approximately  173  .nilss  of 
line  to  serve  some  670  customers  in  Wayne  and 
F-andolph  counties. 

This  project  previously  had  been  allotted 
$225,000  to  build  some  213  miles  of  line  to 
serve  about  666  customers  in  Fayette,  Randolph, 
Wayne,  and  Union  counties, 

$389,000  to  build  approximately  369  miles  of 
line  to  serve  some  914  customers  in  Buena  Vista 

and  Clay  counties,  

This  project  previously  had  been  allotted 
$200,000  to  build  some  203  miles  of  line  to 
serve  about  522  customers  in  Cherokee,  Sac, 
Pocahontas,  and  the  above  imentioned  counties; 
and  $10,000  to  finance  wiring  and  pluabing 
installations , 

$150,000  to  build  approximately  137  miles  of 
line  to  serve  some  360  custimers  in 
Pottowattamie  and  Harrison  counties. 


--4  — ■ 


KilNTUCKY  23  T^^YLOR 

Taylor  County  Rural  Electric 

Cooperative  Corporation,  Inc, 
CampRellsville , Ky . 

(3.  V,  Kessler,  Pres.) 

KENTUCKY  r^4  B^RER 
farmers  Rural  Electric 

Cooperative  Corp. , Inc, 
Glasgow,  Kentucky 
(L.  L.  Wells,  Pres. 

Cave  City,  Ky.) 

KENTUCKY  W.-iRpjilR 
Warren  Rural  Electric  Cooper- 
ative Corporation,  Inc. 
Bowling  Creen,  Ky, 

(Lester  Wright,  Pres. 

Smith  Grove,  Ky.) 

KENTUCKY  45  AKDER30N 
Pox  Creek  Rural  Electric  Cooper- 
ative Corporation,  Inc, 
Lawrenceburg,  Ky, 

(J.  R.  York,  Pres.) 

KENTUCKY  4fi  ILiRRISON 
Harrison  County  Rural  Electric 
Cooperative  Corp. 

Cynthiana,  Ky. 

(J.  K.  Marsh,  Pres.) 

L0UI3IA  R terph:bonne 
South  Louisiana  Electric  Cooper- 
ative .-4.SSO.,  Inc, 

Houna,  La. 

(Owen  Walther,  Pres, 

Gibson,  La, ) 

iviICHIG.rtl^  2 0 delta 
-■ilger-Delta  Cooperative 
Electric  .association 
-t'-ock,  Michigam 
(Harry  Hall,  Supt.) 


$179,000  to  build  approximately  154  miles  of 
line  to  serve  some  693  custsmers  in  Taylor, 
Adair,  and  Green  counties. 


$191,300  to  build  approximately  183  miles  of 
line  to  serve  some  789  customers  in  Barren, 
Hart,  and  Metcalfe  counties. 


$137,000  to  build  approximately  130  miles  of 
line  to  serve  some  450  customers  in  Warren, 
Edmonson,  Logan,  and  Simpson  counties. 


^190,800  to  build  approximately  172  miles  of 
line  to  serve  some  647  customers  in  Anderson, 
Franklin,  Mercer,  Shelby  and  Washington 
counties , 


$201,500  to  build  approximately  184  miles  of 
line  to  serve  some  758  customers  in  Harrison, 
Pendleton,  Bracken,  Bourbon,  Scott,  and 
Nicholas  counties. 


$110,600  to  build  approximately  113  miles  of 
line  to  serve  some  400  customers  in 
Terrebonne,  Lafourche,  and  Assumption 
parishes , 


$260,000  to  build  approximately  227  miles  of 
line  to  serve  some  686  customers  in  Alger, 
Delta,  and  Menominee  counties. 

This  project  previously  had  been  allotted 
$123,000  to  build  some  113  miles  of  line  to 
serve  some  500  customers  in  Alger  and  Delta 
counties . 


MICnlG^  28  PRESQUE  ISLE  $179,000  to  build  approximately  128  miles  of 

Prasq.ue  Isle  Electric  Cooperative  line  to  serve  some  619  customers  in  Presque 
Association  Isle,  Alpena,  Montmorency,  and  Cheboygan 

Posen,  iviiohigan  counties. 

(albert  Hall,  Supt.)  This  project  previously  had  been  allotted 

$217,000  to  build  some  173  miles  of  line  to 
serve  about  703  customers  in  the  above 
mentioned  counties. 
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MICHIGAII  29  OITOOIIAGOH 
Ontonagon  County  31ectrl- 

fication  Association. 
Ontonagon,  llich. 

(Williojn  Davidson,  Supt.) 


I.IICEIG-A1T  58  CASS. 

Pruit  Belt  Slectric  Coop, 
Cassopolis,  Mich. 

(Rohert  Bhonpson,  Supt. ) 


MICHICAIT  59  YAIT  BDRSIT 
Van  Burcn  Electric  Coop. 
Pav/  Paw,  Michigan 
(C,  S.  Dov/,  Supt.) 


$249,000  to  Guild  approximately  224  miles  of 
line  to  serve  some  597  customers  in  Ontonagon, 
Baraga,  and  Houghton  counties. 

This  project  previously  had  heen  allotted 
$150,000  to  huild  some  130  miles  of  line  to 
serve  about  449  customers  in  Ontonagon  County. 

$688,000  to. build  approzimahely  558  miles  of  ( 
line  to  serve  some  2,296  cu.stonors  in  Cass, 
Berrien,  St.  Joseph,  and  ICalanasoo  counties. 
This_  project  previously/  lia.d  been  ahlctted 
$267,000  to  build  some  268  miles  of  line  to 
serve  some  717  customers  in  Cass,  Berrien, 

St.  Joseph,  Van  Buron,  Barry,  Ka.lajnazoo, 
Allegan,  Ottawa,  and  Ionia  counties;  and 
$15,000  to  finance  v/iring  and  plumbing 
installations. 

$269,000  to  build  approximately  239  miles  of 
line  to  serve  some  479  custSraers  in  Van  Bur en, 
Kalamazoo,  Berrien,  and  Cass  counties. 

This  project  previously  had  boon  allotted 
$165,000  to  build  some  140  miles  of  line  to 
sprvo  about  608  customers;  and  $20,000  to 
finance  wiring  and  plumbing  installations. 


MI  CHI  SAIT  41  OCEAHA 
Oceana,  Electric  Cooperative 
Hart,  Michigan 
(Loyal  Churchill,  Supt.) 


$262,000  to  build  approximately  244  miles  of 
lino  to  serve  some  799  customers  in  Oceana 
and  Muskegon  counties. 


MIlfilSSOTA.  32  FILLMORE 
PilLnorc  Cooperative  Electric 
Assoc  lei  tion 
Preston,  Minn. 

(Karl  Kjos,  Supt.) 


$573,000  to  build  ap^oroximatolyT’  520  miles  ' 

line  to  serve  some  1,322  chs toners  in  Pillmora^. 
Houston,  Winona,  Mower,  and  Olmsted  counties. 
This  project  previously  had  been  atlotted 
$167,000  to  build  some  175  miles  of  lino  to 
servo  about  371  customers. 


MIIHIESOTA  34  STEA.RHS 
Stearns  Coiuity  Cooperative  Elec- 
tric Association 
Melrose,  L'innesota 
(Chris  Stahlbcrger,  Supt.) 


MlffiJSSOTA  58  ICAiroiYOHI 
Kandiyohi  Cooperative  Power 
Associa.tion 
Hillman,  Minn. 

(M. 'C.R,  Gravogaard,  Pres. 
HaxTich,  Minnesota.) 


$490,000  to  build  a.pprpximatcly '450  miles  of 
line  to  serve  some  1,193  customers  in  Stcanns, 
Todd,  and  Morrison  counties. 

This__pro ject  previously  had  been  allotted 
$150,000  to  build  some  138  miles  of  line  to 
serve  some  307  customers;  and  $10,000  to 
finance  wiring  and  plurfoing  installations. 

$97,000  to  build. a.pproxinatoljr  83  miles  of 
line  to  servo  some  191  customers  in 
Kandiyohi  County. 


b 


I.IIFiS:SOILl  61  iraSEIBOPJT 
P r G cId  0 o Y/c  r Cooperative 

Lie;iit  c?c  Power  A^socia-tion 
AllDert  Lea,  Minnesota 
(Lewis  Bro^m,  Supt, ) 


MIILLBSOL^V  63  WPI&HT 
^riiplit-Hennepin  Coopera,tive 
Llectric  Association 
Cokato,  Minnesota 
( L,  3.  SleLislca,  Supt.) 


MIILI3S0A1  66  1T03L3S 
IToLlos  Cooperative  Slcctric 
T7o r tk inp ton,  Minn. 

(J.  II.  Se^^our,  Supt.) 


MISSISSIPPI  40  SMITH 
Southern  Pine  Llectric  Power 
.Associo-tion 
Rose  Hill,  Miss. 

(S.  L.  Russel,  Pres.) 

MISSOURI  24  CALMvTAY 
Calla-wap  County  Slcctric 
Co operat iy e As s o c ia t ion , 
Pulton,  Missouri 
(R.  A.  ITalkcr,  Manacor) 


MISSOURI  32  ATCHISOIT 


Atchison-Holt  Slcctric 
Roclrport,  Missouri 
(17.  C.  Scennan,  Pres,) 


CooT). , 


MISSOURI  54  ILiCOIT 
Macon  Slcctric  Coopera-tive, 
Macon,  Missouri 
(H.  S.  I7al]icr,  Pres.) 


MOIIT.IITA  5 RICHFUE) 

Lower  Ycllov/stonc  RurrA 
.Slcctric  AsGociati9n, 
Sidney,  Montana 
(S.  J.  Uillians,  Supt.) 


$286,000  to  huild  approximately  266  miles  of 
line  to  serve  some  687  customers  in  Prechorn 
ar.d  Mower  counties. 

This  project  previously  had  hoon  oAlottcd 
$175,000  to  huild  some  181  miles  of  line  to 
serve  about  502  customers. 

$215,000  to  huild  approximatel37-  177  miles  of 
line  to  serve  some  551  customers  in  ITripht 
end  Hennepin  counties. 

This  project  prcviousl;^  had  heen  aAlottcd 
$154,000  to  huild  some  159  miles  of  line  to 
serve  about  469  customers;  end  $10,000  to 
finance  wirinp  end  plumhinp  insteJ.lations. 

$356,000  to  build  epiproximeAcly . 362  miles  cf 
line  to  servo  some  868  customers  in  ITohles, 

Mur  rep,  end  Cottonwood  cou.it  ios. 

This  project  previously  ht^d  been  cAlottod 
$330,000  to  build  some  540  miles  of  lino  to 
servo  some  818  customers  in  the  e-bovc  mentioned 
couities  end  Pipestone,  Lj^ons,  Jackson,  end 
Rock  counties. 

$593,000  to  build  epproximehcly  511  miles  of 
lino  to  serve  some  2,566  customers  in  Smith, 
Scott,  Jeff  Davis,  llcv/ton,  Ler/rcncc,  Simpson, 
Covington,  end  Rankin  counties. 

$59,200  to  build  appro ximefccly  44  miles  of 
line  to  servo  some  116  customers  in  CeAleumy 
end  Montgomery  couities. 

This'  project  previously  had  been  eAlottcd 
$136,000  to  build  some  100  miles  of  lino  to 
serve  efoout  339  customers  in  CeAlawep  Couity. 

$217,000  to  build  epproximateli-'-  216  jiilcs  of 
line  to  servo  some  508  customers  in  Atchison 
end  Holt  couities,  Missouri,  end  Premont  end 
Rape  couities,  Iowa.. 

$343,500  to  build  approxinutcly  341  miles  of 
line  to  servo  some  1,083  customers  in  Menon, 
Chari  ten,  Linn,  Monroe,  Pandolpli,  Shcro3e,  and 
Sullivan  counties.  _ 

$29,600  to  build  e;p3iroxine,tcl;p  22  miles  of  lino 
to  serve  some  59  customers  in  Richland  Count3'-, 
Montane,,  end  McHeiizio  Couiti’-,  11.  D. 

This  project  •ircviousl3^  liad  been  allotted 
$144,600  to  build  some  132  miles  of  line  to 
serve  efoout  387  customers. 
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MOimJIA.  13  FLATHEAD 
Flathead  "Powev  Company 
Kali spell,  Montana 
(John  ITorlin,  Supt.) 


inSW  JERSEY  4 MOmiOUTH 
Tri-Co-unty  Sural  Slectric 
.Company,  Inc. 

Freehold,  K.  J. 

(F.  G,  Keenard,  Supt.) 


FEW  MEXICO  9 CUSRY 
Farmers  Electric  Llemhership 
Corporation 
Clovis’  IT.  a. 

(0.  1.  Kimbrough,  Supt.) 


N.  C.  25  RUTHSSFOEI) 
Rutherford  Rural  Electric 
.Mutual  Association 
Forest  City,  IT.  C. 

(D.  B,  Crow,  Supt.) 


OHIO  24  DELAWARE 
Delav/are  Rural  Electric 

.Cooperative,  Incorporated 
Delaw/are,  Ohio 
(IT.  0,  Ziegler,  Supt.) 


OHIO  50  mil  PIT 
Union  Rural  Electric 
Cooperative,  Inc, 
Marysville,  Ohio 
(Donald  Edge,  Manager) 


$91,000  to  build  approximately  71  miles  of 
line  to  serve  some  335  customers  in  Flatoea^d 
County. 

This_  pro  ject  previously’'  had  been  allotted 
$144,000  to  build  some  123  miles  of  line  to 
serve  about  272  customers;  and  $8,700  to 
finance  wiring  and  plumbing  installations. 

$128,000  to  biiild  approx ima.tely  111  miles  of 
line  to  serve  some  385  customers  in  Monmouth, 
Ocean,  and  Middlesex  counties. 

This__pro ject  previously  had  been  allotted 
$113,000  to  buTld  some  126  miles  of  line  to 
serve  about  446  customers  in  the  same  counties; 
and  $12,500  to  finance  wiring  and  plumbiiig 
installations. 

$106,000  to  build  approximately  117  miles  of 
line  to  serve  some  218  customers  in  Gunry  and- 
Quay^  counties. 

This  project  previously  had  been  allotted 
$100,000  to  build  some  121  miles  of  line  to 
serve  about  260  customers  in  the  sane  counties; 
and  $10,000  to  finance  wiring  and  plumbing 
installations . 

$112,000  to  build  approximately^  79  miles  of 
line  to  serve  some  388  customers  in  Rutherford, 
Cleveland,  and  McDowell  counties. 

This  project  previously’"  load  been  allotted 
$116,000  to  build  some  95  miles  of  l.ine  to 
serve  about  569  customers.  ■ _ 

$53,000  to  build  approximately . 45  miles  of  line 
to  serve  some  175  customers  in  Delav/arc,.  Know, 
Liching,  and  Franklin  counties, 

This_project  previously/  had  been  allotted 
$240,000  to  build  some  230  miles  of  line  to 
serve  about  730  customers  in  the  above  mentioned 
and  Union,  Marion,  and  Morrov/  counties. 

$61,100  to  build  approximately^  20  miles  of  line 
to  serve  some  78  customers  in  Union,  Lferion, 
Logan,  and  Hardin  couities. 

This'  "orojoct  loroviou.sly  ha.d  been  allotted 
$376,000  to  build  some  320  miles  of  lino  to 
servo  about  1,320  customers  in  the  shove 
couities,  and  Delawa,re  County’-* 
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OHI q_ 55  COSHOCTON 
Mun^cin^jm  Valley  Farr.  Biireau 
Electric  Cooperative 
Coshocton,  Ohio 
(L.  S,  Enohler,  Snpt.) 


$294,000  to  "build  ,approxima,tely  234  miles  of 
lino  to  servo  some  927''  customers  in  Tuscarawas 
and  Coshocton  cormtiOo . 

This  project  previously  had  "been  .allotted 
$239,000  to  "build  some  232  miles  of  line  to 
serve  a"bout  822  customers. 


OHIO  59  LIORFlOV/ 

Morrow  Hural  Electric 
Cooperative,  Inc. 

Mt.  G-ilco.d,  Ohio 
( Hov/ard  C lapp or , Sup t . ) 


PENNSYTf/AinA  6 IITDI.U7A 
Southwest  Central  Rura.l  Electric 
Cooperative  Associ.ation 
Indiana,  Pa. 

( S . J . Orange , Sup  t . ) 


$61,000  to  build  approximately  64  miles  of 
line  to  serve  some  199  customers. 

This  project  previously  had  been  allotted 
$250,000  to  build  some  260  miles  of  line  to 
serve  about  950  customers  in  Morrow,  Dclaw,aro, 
Knox,  and  Richland  counties;  and  $5,000  to 
finance  wiring  a^nd  plumbing  installations. 

$225,000  to  build  approximately  181  miles  of 
].inc  to  servo  some  539  customers  in  Cambria 
County. 

This  project  previously  had  been  .allotted 
$549,500  to  build  some  542  miles  of  lino  to 
serve  about  1,953  customers  in  Indiana, 
Armstrong,  Combiria,  .o,nd  Jefferson  counties; 
.o,nd  $25,000  to  fin.ancc  wiring  and  plui.ibing 
installations . 


S.  C.  13  GRSEMOOS 

County  of  Greenwood 
Greenwood,  South  Carolin.a 
(E.  I.  Davis,  Secretary) 


TEKKESSEE  20  GIDSOK 


Gibson  County  Electric 
ship  Corpora,tion 


•Trento 
(G.  E. 


, Tennessee 
Gorrnor,  Pros.) 


Me  mb  cr- 


$93,000  to  build  .approximately  85  miles  of 
line  to  serve  some  440  customers  in  Greenwood 
County. 

This  project  previously  ha.d  been  allotted 
$141,000  to  build  some  133  miles  of  line  to 
serve  about  662  customers. 

$192,500  to  build  approximately  169  miles  of 
line  to  serve  some  800  customers  in  Gibson, 
Dryer,  Obion,  and  Weakley  counties. 

This  project  previously  had  been  allotted 
$162,000  to  build  some  143  miles  of  lino  to 
servo  about  603  customers  in  a part  of  the 
coTuities  mentioned  above. 


TEXAS  44  HURT 

Hunt-Collin  Electric  Cooperative, 
Incorporated 
Greenville,  Texas 
(E.  T.  Frye,  Supt.) 


$61,700  to  build  approximately  60  miles  of  line 
to  servo  some  170  customiors  in  Hunt  and 
Collin  counties. 

This  project  previously  had  been  allotted 
$170,000  to  build  some  183  miles  of  line  to 
servo  about  583  customers  in  Hunt,  Delta, 
Collin,  Fannin,  and  Hopkins  counties. 


TEXAS  50  GRAY SOD 
Gr.o,yson-Collin  Electric 
Cooperative,  Incorporated 
Yen  Alstync,  Texas 
(Fr  ed  Lowe,  Act.  Supt.) 


$173,000  to  build  .approximately  134  miles  of 
line  to  serve  some  671  customers  in  Gr.ayson, 
.and  Collin  counties. 

This  project  prcvi-^usly  had  been  .allotted 
$100,000  to  build  some  107  miles  of  line  to 
serve  about  300  customers. 
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ToXaS  55  g-LOYD  $189,000  t3  13-011(3.  .approximately  197  miles  of 

floyil  County  itoral  illectric  line  to.  serve  gome  385  castomers  in  Xloyd, 

Cooperat3.v0 , Inc.  Hale,  and  Briscoe  counties, 

Bl oydada. , Te  xa  s 

(a.  H.  Kreis,  Pres.)  v ... 


TEXAS  59  LAvlB 

Lsmb  Co’onty  Electric  Cooperative, 
Inc. 

Littlefield,  Tex. 

( C . \7.  Smiley , Pres . ) 

TEXaS  63  BAVaKBO 

Bavarro  B-ural  Po'ver  Cooperative, 
Inc , 

Corsicana,  Tex. 

(Clyde  Kimes,  Supt.) 


$161,000  to  biiild  approximately  175  miles  of 
line  to  serve  gome  519  customers  in  Lamb 
County, 


$168,500  to  build  approximately  170  miles  of 
line  to  serve  some  648  customers  in  Navarro 
County. 

This  project  previously  had  been  allotted 
$100,000  to  build  some  92  miles  of  line 
to  serve  about  300  customers;  and  $5,000  to 
finance  wiring  and  plumbing  installations* 


VIBGINI^.  31  MECKLEN3UB& 
ivlecklenburg  Electric  Coop, 
Boydton,  Va. 

(c.  E,  Smith,  Supt*) 


$215,000  t -3  build  approximately  204  miles  of 
line  to  serve  some  720  customers,  in  Halifax, 
Pittsylvania,  and  Branklin  counties. 

This  project  previously  had  been  allotted 
>1('129,000  to  build  some  145  miles  of  line  to 
serve  about  360  customers  in  Mecklenburg 
and  Charlotte  counties;  and  $15,000  to  -finance 
wiring  and  plumbing  installations* 


Wi^SHlN&TON  8 BENTON 
Benton  Bui'al  Electric  .-tsso, 
Prosser,  Wasnington 
(j.  L.  VCnitehead,  Supt.) 


WISCONSIN  a3  GPaNT 
Grant  County’-  Cooperative 
Hural  Electric  Association 
Lancaster,  Wisconsin 
(E.  S,  PLaisbeck,  Supt.) 


WYOMING  11  LINC3LN 
Lo'.ver  Valley  Po ver  .gnd 
Light  Oo.mpfiny,  Inc. 
jKfton,  Wyoraing 
(N,  V,  Bisher,  Supt.) 


$54,500  to  build  approximately  45  miles  of 
line  to  serve  some  134  customers  in  Benton 
and  Yakima  counties. 

This  project  previously  ba,d  bean  allotted 
$45,000  to  build  some  43  miles  of  line  to 
serve  about  150  customers;  and  $4,000  -to 
finance  wiring  and  plumbing  installations. 

$257,000  to  build  approximately  245  miles  of 
line  to  serve  some  639  customers  in  Grant 
Co-iinty, 

This  project  previously^  had  been  allotted 
$20C,b00  to  build  some  169  miles  of  line  to 
serve  about  434  customers  in  Grant,  Crawford, 
Iowa,,  Lafayette,  and  Richland  counties, 

$177,000  of  which  $106,000  will  be  used  to 
build  approximately  113  miles  of  line  to  serve 
soma  252  custo.-aers  in  Lincoln  and  Caribou 
co-unties  %oming  and  Bonneville,  Idaho,  The 
balance  of  the  allotment  will  be  used  to 
increase  the  facilities  of  their  generating 
plant  and  for  other  purposes.  This  project 
previously  had  bean  allotted  $126,000  to  build 
A so.me  135  miles  of  line  to  serve  about  578 
customers;  $78,000  to  construct  a generating 
plant;  and  $23,000  to  finance  wiring  and 
plxmbing  installations. 
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FOR  flRING 


The  following  allotaents  have  been  made  to  finance  house-wiring  and 
plumbing  installations,  to  be  re-lent  by  the  borrowers  to  their  individual 
members; 


GEORGIxi.  70  MITCHELL 
Mitchell  County  -Slectric 
Membership  Corporation 
Camilla,  Ga. 

(N.  M.  Keadle,  Supt*) 


$6,000  - This  project  previously  had  been 
allotted  $326,000  to  build  some  337  miles  of 
line  to  serve  about  1,551  customers  in  Mitchell, 
'Dougherty,  '^iTorth,  Turner,  and  Becatur  counties. 


IhPIjd-IA  18  RUSH 
Rush  County  Rural  Die c trie 
Membership  Corporation 
Rushville,  Ind. 

(Oscar  Newhouse , Supt.) 


$12,000  - This  project  previously  had  been 
allotted  $503,000  to  build  some  473  miles  of 
line  to  serve  about  1,833  customers  in  Rush, 
Fayette,  Franklin,  Decatur,  Hancock,  Henry, 
and  Shelby  counties. 


IOWa  49  HaRDIN 

Hardin  Coiinty  Rural  Electric 
Cooperative 
I^wa  Falls,  Iowa 
(Ren  Jaspers,  Supt. 

Steamboat  Rock) 


$5,000  - This  project  previously  had  been 
allotted  $287,000  with  which  construction  has 
been  started  on  some  400  miles  of  line  to 
eventually  serve  about  1,000  customers  in 
Hardin  County  and  adjacent  areas. 


OHIl  32  BFLMONT 
Belmont  Electric  Coop.  Inc. 
St.  Clairsville,  Jhio 
(Harry  McAllister,  Mgr.) 


$3,000  - This  project  previously  had  been 
allotted  $294,000  to  build  some  277  miles 
of  line  to  serve  about  979  customers  in 
Belmont,  Harrison,  Jefferson,  and  Monroe 
counties. 


OHIO  41  lICKIHG 
Licking  L-ural  Electrification, 
Incorporated 
Newark,  Ohio 

(Charles  D.  Dunlap,  Mgr.) 


$5,000  - This  project  previously  had  been 
allotted  $277,000  to  build  some  278  miles  of 
line  to  serve  about  830  customers  in  Licking 
and  Knox  cooties. 


OHIO  50  UNION  $2,a00  - This  project  previously  had  been 

Union  Rural  Electric  Cooperative,  allotted  $376,000  to  build  some  374  miles  of 
Inc.  line  to  serve  about  1,370  customers  in  Union, 

Marysville,  Ohio  Delaware,  Logan,  and  Marion  counties, 

(Donald  Edge,  Mgr.) 


WISCONSIN  29  CLaRK 
Clark  Electric  Cooperative 
Neilsville,  Wisconsin 
(W,  ii.  Dallman,  Supt.) 


$40,000  - This  project  previously  had  been 
allotted  $700,000  to  build  approximately  690 
miles  of  line  to  serve  some  2,078  customers 
in  Clark,  Marathon,  and  Taylor  counties. 
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FOB  WI5IN& 


The  following  allotments  have  been  made  to  finance  house-wiring  and 
plumbing  installations,  to  be  re-lent  by  the  borrowers  to  their  individual 
members; 


GEORGIA  70  MITCHELL 
Mitchell  County  Electric 
Membership  Corporation 
Camilla,  Ga, 

(N.  M.  Keadle , Supt.) 


$6,000  - This  project  previously  had  been 
allotted  $326,000  to  build  some  337  miles  of 
line  to  serve  about  1,551  customers  in  Mitchell, 
'Dougherty,  'i^orth,  Turner,  and  Becatur  e-ounties. 


IKDIallA  18  RUSH 
Rush  County  Rural  Electric 
Membership  Corporation 
Rushville,  Ind. 

(Oscar  Newhouse , Supt.) 


$12,000  - This  project  previously  had  been 
allotted  $503,000  to  build  some  473  miles  of 
line  to  serve  about  1,833  customers  in  xRush, 
Fayette,  Franklin,  Decatur,  Hancock,  Henry, 
and  Shelby  counties. 


IOWa  49  HaRDIN 

Hardin  County  Rural  Electric 
Cooperative 
I(3wa  Falls,  Iowa 
(Ben  Jaspers,  Supt. 

Steamboat  Rock) 


$5,000  - This  project  previously  had  been 
allotted  $287,000  with  which  constructinn  has 
been  started  on  some  400  miles  of  line  to 
eventually  serve  about  1,000  customers  in 
Hardin  County  and  adjacent  areas. 


OHIl  32  BEMOHT 
Belmont  Electric  Coop.  Inc, 
St.  Clairsville , Jhio 
(Harry  McAllister,  Mgr.) 


$3,000  - This  project  previously  had  been 
allotted  $294,000  to  build  some  277  miles 
of  line  to  serve  about  979  customers  in 
Belmont,  Harrison,  Jefferson,  and  Monroe 
count ies- 


OHIO  41  LICKING 
Licking  I'-ural  Electrification, 
Incorporated 
Newark,  Ohio 

(Charles  D.  Dunlap,  Mgr.) 


$5,000  - This  project  previousl.y  had  been 
allotted  $277,000  to  build  some  278  miles  of 
line  to  serve  about  830  customers  in  Licking 
and  Knox  counties. 


OHIO  50  UNION 

Union  I'-ural  Electric  Cooperative, 
Inc. 

Marysville,  Ohio 
(Donald  Edge,  Mgr.) 


$2,a00  - This  project  previously  had  been 
allotted  $376,000  to  build  some  374  miles  of 
line  to  serve  about  1,370  customers  in  Union, 
Delaware,  Logan,  and  Marion  counties. 


WISCONSIN  29  CLaRK 
Clark  Electric  Cooperative 
Neilsville,  Wisconsin 
(W,  Dallman,  Supt.) 


$40,000  - This  project  previously  had  been 
allotted  $700,000  to  build  approximately  690 
miles  of  line  to  serve  some  2,078  customers 
in  Clark,  Marathon,  and  Taylor  counties. 
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